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BILL NO. 5-вв-ов-2/ ' 
SPECIAL ORDINANCE NO. S- // 7-40 
AN ORDINANCE approving Contract for Res. 
6110-88, Memorial Park NSA '88 Curbs and 
Sidewalks between Hipskind Concrete 
Corporation and the City of Fort Wayne, 
Indiana, in connection with the Board of 
Public Works and Safety. 

NOW, THEREFORE, BE IT ORDAINED BY THE COMMON COUNCIL OF 
THE CITY OF FORT WAYNE, INDIANA: 

SECTION 1. That the Contract for Res. 6110-88, 
Memorial Park NSA '88 Curbs and Sidewalks by and between 
Hipskind Concrete Corporation and the City of Fort Wayne, 
Indiana, in connection with the Board of Public Works and 
Safety, for: 

replacement of sidewalks and curbs on: 
1) Pittsburg Street from Sidney to 
Summer Street and 
2) Hancock Avenue from Pittsburg to Winch 
Street; 
the Contract price is Sixty-Four Thousand Eight Hundred 
Ninety-Three and 25/100 Dollars ($64,893.25), all as more 
particularly set forth in said Contract, which is on file in 
the Office of the Board of Public Works and Safety and, is 
by reference incorporated herein, made a part hereof, and is 
hereby in all things ratified, confirmed and approved. Two 
(2) copies of said Contract are on file with the Office of 
the City Clerk and made available for public inspection, 
according to law. 

SECTION 2. That this Ordinance shall be in full force 
and effect from and after its passage and any and all 
necessary approval by the Mayor. 


X 


APPROVED AS TO FORM 
AND LEGALITY 


қ" Шаа шы 
P 
J. Timothy McCaulay; City Attorney 














; CONTRACT No. 6110-88 
MEMORIAL PARK NSA'88 


BOARD ORDER No. 119-88 WORK ORDER мо. 10,728 


THIS, CONTRACT made and entered into in triplicate this aay of 
Wem , 199%, by and between  HIPSKIND CONCRETE CORPORATION 

, herein called CONTRACTOR, and the 

City of Fort Wayne, Indiana, an Indiana Municipal Corporation, acting 

by and through the Mayor and the Board of Public Works and Safety, 

herein called OWNER; 











WITNESSETH, that the CONTRACTOR and the OWNER, for the considerations 
hereinafter named, agree as follows: 


ARTICLE 1: SCOPE OF WORK 





CONTRACTOR shall furnish all labor, material, equipment, tools, power, 
transportation, miscellaneous equipment, etc., necessary for the 
following: 


RESOLUTION NO. 6110-88 MEMORIAL PARK NSA'88 


Improvement by replacing Sidewalks and Curbs on: 1. Pittsburg St. from Sidney to Summer . 
2. Hancock Ave. from Pittsburg to Winch Street 


all according to Resolution No. 6110-88 , Drawing No. з 
Sheets . , and do everything required by this contract and 


the other documents constituting a part hereof. 


ARTICLE 2: THE CONTRACT SUM 





The OWNER shall pay CONTRACTOR for the performance of the contract the 
unit price sum of $ 64,893.25 . In the event the 
amount of work is increased or decreased by OWNER, the contract sum 
shall be increased or decreased according to the unit price schedule 
set forth in the CONTRACTOR's Proposal. 


ARTICLE 3: PROGRESS PAYMENTS 





The OWNER shall make payments on account of the contract as provided 
herein, as follows: ; 


Monthly progress payments will be made by OWNER upon submission of a 
statement of quantities of work completed and/or materials supplied to 
the job site as of the end of each month. On or about the 15th day of 
the following month, ninety (90%) percent of the value of the work 
performed up to the first day of that month (based on the contract 
price of labor and materials incorporated in the work) and as estimated 
by the CONTRACTOR and approved or revised by the Engineering Department 


of the OWNER less the aggregate of previous payments, will be paid by 
OWNER to the CONTRACTOR. 


ARTICLE 4: ACCEPTANCE AND FINAL PAYMENT 





Final payment shall be due at the time the work is fully completed and 
accepted and the contract is fully performed. 


Upon filing of a Completion Affidavit by the CONTRACTOR that the work 
is ready for final inspection and acceptance, the Board of Public Works 
and Safety will direct the Engineering Department of the OWNER to 
promptly make such inspection. When the Engineering Department finds 
the work acceptable under the contract, and the contract is fully 
performed, it shall so inform the Board of Public Works and Safety 
which shall issue a final certificate stating that the work provided 
for in this Contract has been completed and is accepted.  Thereupon the 
entire balance of the Contract sum shall be due and payable to the 
CONTRACTOR; provided only that CONTRACTOR shall first furnish OWNER, if 
requested to do so, satisfactory evidence that all persons who have 
supplied labor, material, or equipment for the work have been fully 
paid, and all required manpower utilization reports for this project 
have been submitted. 


ARTICLE 5: WORKMEN'S COMPENSATION ACT 





The CONTRACTOR will furnish immediately a certificate from the 
Industrial Board of the State of Indiana, that he has complied with the 
Workmen's Compensation Act in accordance with Statutes of the State of 
Indiana and Ordinances of the City of Fort Wayne. 


Any judgment rendered against the City of Fort Wayne in any suits for 
damages for injury to real or personal property, or for any injury 
sustained by any person growing out of any act or doing of Contractor, 
or its agents, employees or workmen or any judgnent of any court or 
award of any Board of Arbitrators or of the Industrial Board of the 
State of Indiana rendered against the City of Fort Wayne in any suit or 
claim arising under said Workmen's Compensation for accidental injuries 
or death suffered by his employees or the employees of any 
Subcontractor or Subcontractors in the course of their employment, when 
notice of the pendency of such suit, hearing or arbitration shall have 
been given said CONTRACTOR, shall be conclusive against CONTRACTOR as 
to amount, liability and all other things pertaining thereto; it being 
the intent of the parties hereto that CONTRACTOR indemnify and hold 
harmless OWNER in the premises. 


ARTICLE 6: NONDISCRIMINATION OF LABOR 





The CONTRACTOR further agrees to be bound by Section 15-13 (as 
amended), of the Code of the City of Fort Wayne, Indiana of 1974, 
passed by the Common Council of the City of Fort Wayne, Indiana as 
General Ordinance No. 6-34-78 (as amended) on December 12th, 1978. Тһе 
successful bidder shall file a Manpower Utilization Report for this 
project with the Compliance Office within ten (10) days after comple- 


tion of construction or upon request of the Office of Conpliance. 
ARTICLE 7: PREVAILING WAGE SCALE 


The CONTRACTOR agrees to pay, and also require of his subcontractors 
that they pay wage rates on the work covered by this contract which 
shall not be less than the prescribed scale of wages as determined 
pursuant to the Statutes of the State of Indiana, and the Ordinances of 
the City of Fort Wayne according to the applicable wage scale as in- 
cluded in the bid documents. 


ARTICLE 8: COMPONENT PARTS OF THIS CONTRACT 





The following documents are as fully a part of the contract as if 
hereto attached or herein repeated: 


a. Advertisement for Bids, for Contract No. 6110-88 
b. Instructions to Bidders for Contract No. 6110-88 А 
C Contractor's Proposal Dated Тату 1341988 5 


Gs Ft. Wayne Engr. Dept. Drawing # F 

e. Supplemental Specifications for Contract No. 6110-88 Е 

f. Workman's Compensation Act, Statutes of the State of 
Indiana and Ordinances of the City of Fort Wayne. 

9: Non-Discrimination of Labor, General Ordinance No. G-34-78 
(as amended). 

Ne Prevailing Wage Scale. 

i Performance and Guaranty Bond. 

J- Labor and Material Payment Bond. 

К. Minority/Female Employment Hourly Utilization. 

1% Right-of-Way Cut Permit. 

m. Comprehensive Liability Insurance Coverage. 

n. MBE/WBE Committment Form. 


о. 


р. —————————————————————— 


ARTICLE 9: GUARANTEE OF WORKMANSHIP 


At the time of execution of this contract, the CONTRACTOR shall furnish 
a Performance and Guaranty Bond in favor of the City of Fort Wayne in 
the amount of the total value of the materials supplied and/or work 
performed under the terms of this contract. The said bond shall ensure 
the completion of the work covered hereunder and shall guarantee the 
materials and workmanship for a period ofthreé (5) yearsfollowing 
written acceptance of the work by the OWNER. 


ARTICLE 10: INDEMNITY 


CONTRACTOR shall furnish to OWNER, within ten (10) days of the date 
hereof, a certificate from an insuror acceptable to OWNER showing 
personal injury and property damage insurance, in force and issued in 
connection with the work to be performed under this Contract, in 
amounts satisfactory to OWNER and in accordance with the Statutes of 
the State of Indiana. 


ARTICLE 11: ADJUSTMENTS OF DISPUTES 


All questions or controversies which may arise between the CONTRACTOR 
and the OWNER under the provisions of this Contract shall be subject to 
the decision of the Director of Board of Public Works & Safety of the 
OWNER, and his decision shall be final and conclusive upon the parties. 


Provided, however, no changes in the plans, specifications, or other 
phases of the work covered by this Contract will be permitted except on 
prior written authorization by the Board of Public Works and Safety. 


ARTICLE 12: COMPLETION DATE 


The CONTRACTO Agnges to complete the work specified in the contract 
within by 2 consecutive calendar days after 
having been ordered by the OWNER to commence work under this contract. 


ARTICLE 13: COUNCILMANIC APPROVAL | : лл 

This Agreement, although executed on behalf of the OWNER by the Mayor 
and Board of Public Works and Safety of the City of Fort Wayne, 
Indiana, shall not be binding upon the OWNER unless and until the same 
shall have been ratified and approved by the Common Council of the City 
of Fort Wayne, Indiana, and should said Common Council fail to approve 
the same within ninety (90) days after the date hereof, then this 
Contract shall be and become wholly void. 

ARTICLE 14: 


This contract is governed by Laws of the State of Indiana. 


IN WITNESS WHEREOF, the parties hereto have executed this Agreement the 
day and year first above written. 


(CONTRACTOR) 


АЯ LEO 


, President 


BY: M 


, Secretary 


CITY FORT WAYNE, INDIANA 


w Eae 


Paul Helmke, Mayor 


BOARD OF PUBLIC WORKS AND SAFETY 


Lo shes 


Angela) S. Derheimer 
Diregtor of Public Works 








Director of Administration & Finance 






P AAAI ҮЛЕ ШЕ, 
Helen V. Gochenour, Clerk 





ACKNOWLEDGMENT 


STATE OF INDIANA: 


SS: 
COUNTY OF ALLEN: 


BEFORE Vy a Notary Public, in and for said County and State, 
7. 


this "* дау of July , 198% , personally appeared the 

within named Maniac AD Fries Ms c4) , who being by me first duly 

sworn upon their oaths say that they are the (xss;o0e~7 

and Jug PLESIDEHT respectively, of N о5 2321 (kuote Con, 

and as such duly authorized to execute the foregoing instrument and 

acknowledged the same as the voluntary act and deed of Lend 
IRETE i 


for the uses and purposes therein set forth. 


IN WITNESS WHEREOF, hereunto subscribed my name, affixed my official 
seal. 












NOTXRY PUBLIC 


TED 
` L^ 


YEA n5 УА 2 i 

Мойм tA wo Donk у 1.0 
Type or Print Name’ of Notary 

Var Da ( J 

as Әде УД 


) pase) 
ig ee ы е 


( 
MY COMMISSION EXPIRES: 


ACKNOWLEDGMENT 





STATE OF INDIANA) 
) SS: 
COUNTY OF ALLEN ) 


BEFORE ME, a Notary Public, in and for said County and State, 

this 48476 дау of Jul Ж 19 ЁЁ, personally appeared 
the within named Paul Helmke, Mayor of the City of Fort Wayne; Angela 
S. Derheimer, Gregory A. Purcell and C. David Silletto, members of the 
Board of Public Works and Safety, City of Fort Wayne, Indiana; and 
Helen V. Gochenour, Clerk of the Board of Public Works and Safety, City 
of Fort Wayne, Indiana, to me personally known, who being by me duly 
sworn said that they are respectively the Mayor of the City of Fort 
Wayne, the Members and Clerk of the Board of Public Works and Safety of 
the City of Fort Wayne, Indiana, and that they signed said instrument 
on behalf of the City of Fort Wayne, Indiana, with full authority so to 
do and acknowledged said instrument to be the voluntary act and deed of 
said City for the uses and purposes therein set forth. 


IN WITNESS WHEREOF, hereunto subscribed my name, affixed my official 
seal. 





HORE 


—— ^" y j Am NS ; 
r S А 
Veal Ald. Бол Оору 
=_= 
Type or Print Name of, Notary 
2, 2, ) > 
TORIA ҚЫ КЕЛЕС ( 
ЖУГА 


р Dios 3 






My Commission Expires: 


Approved by the Common Council of the City of Fort Wayne on 
day of E тз у WU OE 


Special Ordinance No. ; 





STATE OF INDIANA) 
) SS: 
COUNTY OF ALLEN ) 


BEFORE ME, а Notary Public, in and for said County and State, 

this Bact "day of Ih сд cot oo qe D. personally appeared 
the within named Paul Helmke, Mayor'of the City of Fort Wayne; Angela 
S. Derheimer, Cregary^Pircell ^, and C. David Silletto, members of the 
Board of Public Rorys and Safety, City of Fort Wayne, Indiana; and 
Helen V. Gochenour;'CTérk of the Board of Public Works and Safety, City 
of Fort Wayne, Indiana, to me personally known, who being by me duly 
sworn said that they are respectively the Mayor of the City of Fort 
Wayne, the Members and Clerk of the Board of Public Works and Safety of 
the City of Fort Wayne, Indiana, and that they signed said instrument 
on behalf of the City of Fort Wayne, Indiana, with full authority so to 
do and acknowledged said instrument to be the voluntary act and deed of 
said City for the uses and purposes therein set forth. 


IN WITNESS WHEREOF, hereunto subscribed my name, affixed шу official 
seal. 


dO uA See а 
Cd 0 аана di apre 
NOTARY PUBLIC 


Cardin e KSCAMAAL 
Type or Print Name of Notary 


My Commission Expires: 6-76-57 


Approved by the Common Council of the City of Fort Wayne on 
day of , 19__. 





Special Ordinance No. 





+ — нетот е nite SIRES SWety) FRE CY LEE A SUC ILE y DIUI, 
with its home office in the City of Baltimore, Maryland, U.S.A., as Surety, hereinafter called Surety, are held 
and firmly bound unto .City.of Fort. Wayne. Board..of..Public. Wor Js du. 

п! Mono ks--&-Safe 


(Here insert the name and address or legal title of the Owner) 
as Obligee, hereinafter called Owner, for the use and benefit of claimants as hereinbelow defined, in the 


amount of Sixty-four thousand. eight hundred ninety-three..and..25/100..... 


Dollars ($260,893 525 ааа ), for the payment whereof Principal and Surety bind themselves, 
their heirs, executors, administrators, successors and assigns, jointly and severally, firmly by these presents. 
WHEREAS, Principal has by written agreement dated РД СОСО ЗЫ 19...88 


-------.-:, 


entered into а contract with Owner for ...1Cemorial Park NSA.'88 - Res. 6110-88 


(Here insert full name, title and address) 
which contract is by reference made a part hereof, and is hereinafter referred to as the Contract. 
NOW, THEREFORE, THE CONDITION OF THIS OBLIGATION is such that, if Contractor shall 


promptly and faithfully perform said contract, then this obligation shall be null and void; otherwise it shall 
remain in full force and effect. 


The Surety hereby waives notice of any alteration or extension of time made by the owner. 


Whenever Contractor shall be, and declared by Owner to be in default under the Contract, the Owner 
having performed Owner's obligations thereunder, the Surety may promptly remedy the default, or shall 
promptly hi 

(1) Complete the Contract in accordance with its terms and conditions, or 


(2) Obtain a bid or bids for completing the Contract in accordance with its terms and conditions, and 
upon determination by Surety of the lowest responsible bidder, or, if the Owner elects, upon determina- 
tion by the Owner and Surety jointly of the lowest responsible bidder, arrange for a contract between such 
bidder and Owner, and make available as work progresses (even though there should be a default or a suc- 
cession of defaults under the contract or contracts of completion arranged under this paragraph) sufficient 
funds to pay the cost of completion less the balance of the contract price; but not exceeding, including 
other costs and damages for which the Surety may be liable hereunder, the amount set forth in the first 
paragraph hereof. The term "balance of the contract price," as used in this paragraph, shall mean the total 
amount payable by the Owner to Contractor under the Contract and any amendments thereto, less the 
amount properly paid by Owner to Contractor. 


"Any suit under this bond must be instituted before the expiration of twenty-five (25) months from the 
date on which the right of action accrues, but if this provision is prohibited by any law, then it shall be 
deemed to be amended so as to be equal to the minimum period of limitation allowed by such law.” 


No right of action shall accrue on this bond to or for the use of any person or corporation other than the 
Owner named herein or the heirs, executors, administrators or successors of Owner. 







Signed and sealed this 


In the presence of: 





Attorney-In-Fact Title 


C309(TX) Я 
Approved by The American Institute of Architects, А.1.А. Document 
No. A-311 February 1970 Edition 


Power of Attorney 


FIDELITY AND DEPOSIT COMPANY OF MARYLAND 


HOME OFFICE, BALTIMORE, MD. 


KNOW ALL MEN BY THESE PRESENTS: That the FIDELITY AND DEPOSIT COMPANY OF MARYLAND, a corporation of the 
State of Maryland, by C. 7M. SPECOT, JR; ‚ Vice-President, and C. W. ROBBINS 1 
Assistant Secretary, in pursuance of authority granted by Article VI, Section 2, of the By-Laws of said Company, which 
reads as follows: 


“Тһе Chairman of the Board, or the President, or any Executive Vice-President, or any of the Senior Vice-Presidents or Vice-Presidents 
specially authorized so to do by the Board of Directors or by the Executive Committee, shall have power, by and with the concurrence of the Secretary 
or any one of the Assistant Secretaries, to appoint Resident Vice-Presidents, Assistant Vice-Presidents and Attorneys-in-Fact as the business of the 
Company may require, or to authorize any person or persons to execute on behalf of the Company any bonds, undertakings, recognizances, 
stipulations, policies, contracts, agreements, deeds, and releases and assignments of judgements, decrees, mortgages and instruments in the nature of 
mortgages, ... and to affix the seal of the Company thereto." 


does hereby nominate constitute and appoint Terrence J. Ward and Kathy L. Bixler, both of 
Fort Wayne, Indiana, EACH..... 





its true and lawful agent and Attorney-in-Fact, to make, execute, seal and deliver, for, and on its behalf as surety, and as 


its act and deed:any and all bonds and undertakings, each in a penal ty not to exceed 
the sum of TWO HUNDRED FIFTY THOUSAND DOLLARS (2250. 0000 LLLA илл Та 









the execution of such bonds or undertakings in pursuance of these presents, shall be as binding upon said 
Company, as fully and amply, to all intents and purposes, as if they had been duly executed and acknowledged by the 
regularly elected officers of the Company at its office in Baltimore, Md., in their own proper persons. 

This power of attorney revokes that issued on behalf of Terrence J. Ward and Kathy 
L. Bixler, dated, January 17, 1986. 


The said Assistant Secretary does hereby certify that the aforegoing isa true copy of Article VI, Section 2, of the By-Laws of said Company, and is 
now in force. 


IN WITNESS WHEREOF, the said Vice-President and Assistant Secretary have hereunto subscribed their names and 


ы BR T A CW Fath 





Ud 
rai нра: Subs Ap ge C M E Oe De qs By boc ee Bete eM POOL 
Assistant Secretary Vice-President 
STATE OF MARYLAND 1 es 
СІТҮ ОҒ BALTIMORE 2 
Onthis 4th dayof Feb ruary :A.D.1987 „before the subscriber, a Notary Public of the State of Maryland, іп 


and for the City of Baltimore, duly commissioned and qualified, came the above-named Vice-President and Assistant Secretary of the FIDELITY AND 
DEPOSIT COMPANY OF MARYLAND, to me personally known to be the individuals and officers described in and who executed the preceding instrument, 
and they each acknowledged the execution of the same, and being by me duly sworn, severally and each for himself deposeth and saith, that they are 
the said officers of the Company aforesaid, and that the seal affixed to the preceding instrument is the Corporate Seal of said Company, and that the 
said Corporate Seal and their signatures as such officers were duly affixed and subscribed to the said instrument by the authority and direction of the 
said Corporation. 

IN TESTIMONY WHEREOF, I have hereunto set my hand and affixed by Official Seal, at the City of Baltimore, the day and year first above written. 










tan. 42 
^e NOTA о 


Баа 


А А 
сə CERTIFICATE 
I, the undersigned, Assistant Secretary of the FIDELITY AND DEPOSIT COMPANY OF MARYLAND, do hereby certify that the original Power of 
Attorney of which the foregoing isa full, true and correct copy, isin full force and effect on the date of this certificate; and I do further certify that the 
Vice-President who executed the said Power of Attorney was опе of the additional Vice-Presidents specially authorized by the Board of Directors to 
appoint any Attorney-in-Fact as provided in Article VI, Section 2 of the By-Laws of the FIDELITY AND DEPOSIT COMPANY OF MARYLAND. 
This Certificate may be signed by facsimile under and by authority of the following resolution of the Board of Directors of the FIDELITY AND 
Deposit COMPANY OF MARYLAND at a meeting duly called and held on the 16th day of July, 1969. 
RESOLVED: "That the facsimile or mechanically reproduced signature of any Assistant Secretary of the Company, whether made heretofore or 
hereafter, wherever appearing upon a certified copy of any power of attorney issued by the Company, shall be valid and binding upon the Company 


with the same force and effect as though manually affixed." 26th 
IN TESTIMONY WHEREOF, I have hereunto subscribed my name and affixed the corporate seal of the said Company, this........... 5 V 27 


шаны o e Y 119.88. 








428си. -044-2998 


ГОК YOUR PROTECTION LOOK FOR THEF&D WATERMARK 


M € лы 























AMT 


P: аж аа ыы 
ISSUE DATE (MM/DD/YY) 
7/26/88 


THIS CERTIFICATE IS ISSUED AS A MATTER OF INFORMATION ONLY AND CONFERS 
NO RIGHTS UPON THE CERTIFICATE HOLDER. THIS CERTIFICATE DOES NOT AMEND, 


Ward Ins urance EXTEND OR ALTER THE COVERAGE AFFORDED BY THE POLICIES BELOW. ы 
РО Вох 10510 5 
Ft. Wayne, IN 46852 COMPANIES AFFORDING COVERAGE 25 
POEM tA American States 
COMPANY ; 
INSURED orca 3 
Hipskind Concrete Corp. COMPANY 2 
5502 Mason Dr. d 
Ft. Wayne, IN 46809 EO D 
COMPANY E 


LETTER 












525 





ANCE LISTED BELOW HAVE BEEN ISSUED ТО THE INSURED NAMED ABOVE FOR THE POLICY PERIOD INDICATED, 
NOTWITHSTANDING ANY REQUIREMENT, TERM OR CONDITION OF ANY CONTRACT OR OTHER DOCUMENT WITH RESPECT TO WHICH THIS CERTIFICATE MAY 


SE ISSUED OR MAY PERTAIN, THE INSURANCE AFFORDED BY THE POLICIES DESCRIBED HEREIN IS SUBJECT TO ALL THE TERMS, EXCLUSIONS, AND CONDI- 
TIONS OF SUCH POLICIES. Б 


со POLICY EFFECTIVE POLICY EXPIRATION 
ЯТА TYPE OF INSURANCE POLICY NUMBER DATE (MM/DD/YY) ALL LIMITS IN THOUSANDS 


GENERAL LIABILITY GENERAL AGGREGATE 4000 
Al x] COMMERCIAL GENERAL LIABILITY PRODUCTS-COMP/OPS AGGREGATE 4000 


5 01СС266781-1 12/28/87 12/28/88-еочага лоуеятене малу 4000 


Г | олмв мд [ X ]occoeece E 
| | OWNER'S & CONTRACTORS PROTECTIVE 3000 5 
| 

[жога PENSE aw o sensi |5 : 


CSL ; 
МЕЗ 51000 

BODILY 

INJURY 

Жиегін 

BODILY 

a 

Kccioewn 


































AUTOMOBILE LIABILITY 


| x] AUTO 
A x ANY 
ALL OWNED AUTOS 


SCHEDULED AUTOS 


HIRED AUTOS 
NON-OWNED AUTOS 
GARAGE LIABILITY 

























AGGREGA 


$ 1000 


WORKERS' COMPENSATION 5 500 onem — E. 3 
ale WC320468-1 : 4/2/88 |4 /2/89 $500 (DISEASE-POLICY LIMIT) Б 
EMPLOYERS' LIABILITY $ 500 (OSEASE-EAGH EWPLOYES н 





5065209 










morem 







PONE 


MM. 







DESCRIPTION OF OPERATIONS/LOCATIONS/ VEHICLES/RESTRICTIONS/SPECIAL ITEMS 


gaa ee рли У 


Memorial Park NSA '88 - Res. 6110-88 


ЖУ 


tyi 


RTIFICATEHOEDEHRESCS Sox stress haere eR e te САНСЕББАТЮОМДЕР Vots 
SHOULD ANY OF THE ABOVE DESCRI 

PIRATION DATE THEREOF, THE ISSUING COMPANY WILL ENDEAVOR TO 
MAIL 10 DAYS WRITTEN NOTICE TO THE CERTIFICATE HOLDER NAMED TO THE 


LEFT, BUT FAILURE TO MAIL SUCH NOTICE SHALL IMPOSE NO OBLIGATION OR 


22, 










City of Fort Wayne 
Board of Public Works & Safety 
City/County Building 

Ft. Wayne, IN 46802 


















| 3:66 IIR/ACORD.CORPORATION 11985: 


едым NC rU Sat esee en htc GBA MEM л: ———————— — MEER PET 


The FIDELITY AND DEPOSIT COMPANY OF MARYLAND у 


FIDELITY AND DEPOSIT COMPANY 


Companies HoME OFFICES: BALTIMORE, Мр. 21203 


Performance Bond 


KNOW ALL MEN BY THESE PRESENTS: 
Ны HLESKIND.CONCRETE CORP.....5502.Mason.Dr.....Ft...Wayne,..IN TIUS NNUS 
ntráctor 


(Here insert the name and address or legal title of the Co 
ла талы ы шшш (MM CR Redes КЕСИ е S е as Principal, hereinafter called Principal, 


and Fidelity.&De osit Сота уе ‚ а corporation of the State of Maryland, 


e insert the name ety) 
with its home office in the City of Baltimore, Maryland, U.S.A., as Surety, hereinafter called Surety, are held 
and firmly bound unto...City..of Бокі. Ма; me Board.of:Public-Workse-&-Saferta.. 
M Wayne x ic-Works--&-Safety.;—— 


as Obligee, hereinafter called Owner, for the use and benefit of claimants as hereinbelow defined, in the 


amount of „Sixty-four thousand eight. hundred. ninety-three.and..25/100... 


Тола 54.;B93.25 LIS ), for the payment whereof Principal and Surety bind themselves, 


their heirs, executors, administrators, successors and assigns, jointly and severally, firmly by these presents. 





(Here insert full name, title and address) 


which contract is by reference made a part hereof, and is hereinafter referred to as the Contract. 


NOW, THEREFORE, THE CONDITION OF THIS OBLIGATION is such that, if Contractor shall 
promptly and faithfully perform said contract, then this obligation shall be null and void; otherwise it shall 
remain in full force and effect. 


The Surety hereby waives notice of any alteration or extension of time made by the owner. 


Whenever Contractor shall be, and declared by Owner to be in default under the Contract, the Owner 
having performed Owner's obligations thereunder, the Surety may promptly remedy the default, or shall 
promptly È 

(1) Complete the Contract in accordance with its terms and conditions, or 


(2) Obtain a bid or bids for completing the Contract in accordance with its terms and conditions, and 
upon determination by Surety of the lowest responsible bidder, or, if the Owner elects, upon determina- 
tion by the Owner and Surety jointly of the lowest responsible bidder, arrange for a contract between such 
bidder and Owner, and make available as work progresses (even though there should be a default or a suc- 
cession of defaults under the contract or contracts of completion arranged under this paragraph) sufficient 
funds to pay the cost of completion less the balance of the contract price; but not exceeding, including 
other costs and damages for which the Surety may be liable hereunder, the amount set forth in the first 
paragraph hereof. The term “balance of the contract price,” as used in this paragraph, shall mean the total 
amount payable by the Owner to Contractor under the Contract and any amendments thereto, less the 
amount properly paid by Owner to Contractor. 


“Any suit under this bond must be instituted before the expiration of twenty-five (25) months from the 
date on which the right of action accrues, but if this provision is prohibited by any law, then it shall be 
deemed to be amended so as to be equal to the minimum period of limitation allowed by such law.” 


No right of action shall accrue on this bond to or for the use of any person or corporation other than the 
Owner named herein or the heirs, executors, administrators or successors of Owner. 


Signed and sealed this 


In the presence of: 






(SEAL) 


O FIDELITY AND DEPOSIT COMPANY OF MARYLAND ` 


О FIDELITY AND DEPOSIT COMPANY 
Surety 


ЭР е) Bie 


Attorney- In-Fact Tile 








е 


C309(TX) 
Approved by The American Institute of Architects, A.I.A. Document 
No. A-311 February 1970 Edition 


= “ 


Read the 28 time in full and on motion by Ier m Em - = 
seconded by rand dul dopted, Vi the second time by 
title and referred the Committee on 22 TA Ж» ay) (and the 


City Plan Commission for recommendation) and Public Hearing to be held after 
due legal notice, at the Council Conference Room 128, City-County Building, 
Fort Wayne, Indiana, on , the pa day 


ОҒ 25:19 pid. Dy EM. PS IN 
DATED: CIV e. . oe, 
SANDRA E. KENNEDY, CITY CLERK 


ез full and on motion by P ; 
, and duly adopted, placed on its 
LeSg- by the following vote: 3 









Read- the'thira 
seconded by 
passage. PASSED 


AYES NAYS ABSTAINED ` ABSENT 

TOTAL VOTES 7 
BRADBURY ee 
BURNS a 
GiaQUINTA e. 
HENRY сй 
LONG v 

Com 
REDD 

enc 
SCHMIDT 
К шш ENG AEDEM 
STIER QUUM due 

en 


TALARICO 


acl OPERAR C Рен 1-27 


SANDRA E. KENNEDY, CITY CLERK 


Passed and adopted by the Common Council of the City of Fort Wayne, 





Indiana, as (A ) 
(SPECIAL) (ZONING-MAP) ORDINANCE RESOLBZUTION NO. D744 
on the 2023 oe day of 52 p | 


a ATTEST SEAL 
x r Co oJ x te ae dm d 4 22 m 
SANDRA E. KENNEDY, CITY CLERK PRESIDING OFFICER Ж 


Presented Бу пе to the Mayor of the City of Fort Wayne, Indiana, on 


the 22420 day of 2 reet , 1952 


at the hour of SiO o'clock @ МББ Р 


SANDRA E. KENNEDY, CITY CLERK 






Approved and signed by me this 2. day of | x , 
19 && , at the hour of 2 оо o'clo v Mages. Te 


MU. 


PAUL HELMKE, MAYOR 





Admn. Anpr. 


„TITLE OF ORDINANCE Contract for Res. 6110-88, Memorial Park NSA '88 
о 25-4 
DEPARTMENT REQUESTING ORDINANCE Board of Public Works & Safety 
ла таса ul du Tq 


SYNOPSIS OF ORDINANCE - Contract for Res. 6110-88, Memorial Park NSA Wisse 
: © 
is for replacement sidewalks and curbs on: 

1) Pittsburg Street from Sidney to Summer Street and 


2) Hancock Avenue from Pittsburg to Winch Street 


Hipskind Concrete Corporation is the contractor. 
4 Ғ-ә Е-д 
A Er E aU IUE Uc M POR ао гул нышса ы а Та - NEED 


sor ve тен у C RM Kc M S PEUT у око тыл ыл CU ND NEEDS 
EFFECT OF PASSAGE Improvement of curbs & sidewalks at above area. 


sip ng Se UHI an ae аР ny naan ЕМ ЕГЕН INCID A TM ает M Er MM р к сылы ыш 


РАТЕ атр ae ауте a VENE CTUM. E NEED INTEND M EP UM Mer Dr лу ар a, M cp ee E 


EFFECT OF NON-PASSAGE 
сз Ue UE a TRE MNA: en ке C CC аа Sdn 


ННІ НІ СЫНЫ Ты ТТТ CMM РЕЕСТРИНДЕ, me UP сыны rU UN OUS ЫРЫ SER! ENE 
ERAS OR CE ea REE ИНЧЕ БИРЕ ЗС; ЗНАК ЭДИТ ЗЕ OMNE TTC WYSUTMOPTERIMEEUU PCM SMUD лас ME M n METER RE IRR E ы е a AR E IEEE COMES AR БЫЧ 


MONEY INVOLVED (DIRECT COSTS, EXPENDITURE, SAVINGS) $64,893.25 


; 


ASSTGNED TO COMMITTEE 
ari AI AR шс c. ERIS S NLIS АИЫ БШШШ ОЕШ ы cl c ыг; 


Goi LSS E лен MAN = ас лын A 


BILL NO. $-88-08-08 


REPORT OF THE COMMITTEE ON PUBLIC WORKS 


WE, YOUR COMMITTEE ON PUBLIC WORKS TO WHOM WAS 


REFERRED AN (ORDINANCE) ( KESOKÜUTXONK) approving Contract 


for Res. 6110-88, Memorial Park NSA '88 Curbs апа 
Sidewalks between Hipskind Concrete Corporation and the 
City of Fort Wayne’ Indiana, in connection with the Board 


of Public Works and Safety 


HAVE HAD SAID (ORDINANCE) (RESOLUTTION)X UNDER CONSIDERATION 


AND BEG LEAVE TO REPORT BACK TO THE COMMON COUNCIL THAT SAID 


(ORDINANCE) (RESODUTDON)X 

YES NO 
UEL J. TALARICO 
CHAIRMAN 


MARK E. GiaQUINTA 
VICE CHAIRMAN 


DAVID C. LONG 
Е JAMES S. STIER 
G. BRADBURY 


Pea д? 









CONCURRED IN 






Sándra E. Kennedy 


City Clerk 


